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E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: SECURITY PROTECTION - PUBLIC ACCESS AREA 
REF: STATE 271528 

1. AFTER A REVIEW OF THE PHYSICAL SECURITY PROGRAM IN REYKJAVIK, 

THE EMBASSY HAS IDENTIFIED THE FOLLOWING PROJECTS WHICH IF 
IMPLEMENTED WOULD PROVIDE SOME MEASURE OF SECURITY IN THE PUBLIC 
ACCESS AREAS. 

A. PROPERTY NO. FBO 01246. U.S. GOVT OWNED. 

B. PHYSICAL SECURITY BARRIERS 

MAIN ENTRANCE - CONSTRUCTION AND INSTALLATION OF A WROUGHT IRON 
GRILL GATE, MANUALLY AND ELECTRICALLY OPERATED. GATE WOULD ALSO BE 
FITTED WITH A QUICK ACTION ELECTRICAL LOCK AND WOULD BE USED TO SEAL 
MAIN ENTRANCE OF CHANCERY IN EVENT OF EMERGENCY. EST. COST $2000. 

MAIN ENTRANCE - CONSTRUCTION AND INSTALLATION OF WROUGHT IRON 
GR III .WORK TO CLOSE UP OPEN AREA, FACING LOBBY, ON STEPS LEADING 
TO SECOND FLOOR; CONSTRUCTION OF A GRILL GATE WHICH WILL BE 
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INSTALLED ON SECOND FLOOR LANDING. GATE WOULD BE MANUALLY AND 
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ELECTRICALLY OPERATED AND WOULD BE USED TO SEAL OFF SECOND FLOOR 
AND THIRD FLOOR, IN ADDITION TO CONNECTING DOORWAY FROM CHANCERY 
TO RESIDENCE. ESTIMATED COST $3000. 

BACK STAIRWAY: CONSTRUCTION AND INSTALLATION OF FIRE/SECURITY 
DOOR AT TOP OF BACK STAIRWELL IN CHANCERY. DOOR WOULD REMAIN 
CLOSED BUT COULD BE USED AS AN EMERGENCY EXIT TO GROUND FLOOR. 
ESTIMATED COST $500. 

C. WINDOW PROTECTION: NO ADDITIONAL REQUIREMENTS AT THIS TIME. 

D. LOCAL GUARD FORCES: NO REQUIREMENT AT THIS TIME. 

E. MARINE SECURITY GUARDS: NO ADDITIONAL REQUIREMENTS AT THIS TIME. 

F. TECHNICAL EQUIPMENT: (1) INSTALLATION OF CCTV'S IN LOBBY. 

CCTV WOULD BE MONITORED BY MARINE SECURITY GUARD. COST ESTIMATE 
NOT AVAILABLE. (2) INSTALLATION OF ALERT ALARMS IN VARIOUS 
OFFICES IN CHANCERY, AMBASSADOR'S RESIDENCE AND USIS. ESTIMATED 
COST $700. 

G. LOBBY CONTROLS AND EQUIPMENT: NO ADDITIONAL REQUIREMENT AT 
THIS TIME. 

H. COMMUNICATIONS: OC HAS ALREADY AGREED TO PROVIDE POST WITH 
E & E RADIO PACKAGE. NO ADDITIONAL REQUIREMENT AT THIS TIME. 

NOTE: SUPPORTING DESIGNS, SKETCHES AND SPECIFICATIONS BEING 
POUCHED TO A/FBO AND RSO DUBLIN. 
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